ABB AGAHVLA MEARE ODBAAT3 CON AIRDYE78R000800120004-5, ,, 
7 CAMERA WORKS 


K PURCHASE 
333 STATE ST., ROCHESTER 4, NEW YOR PURCHASE W143), 95 
DATE January 10, 1956 DEPT, NO.-72 
To | pues oa Company, Ince q nea STATINTL 
oa ee 
E. K. CO. CAMERA WORKS, 
Wellesley 57, Massachusetts ROCHESTER 4, NEW YORK 
SHOW ABOVE MARKINGS ON 
| : _| | ALL SHIPMENTS 


PLEASE RENDER [NVOICES IN DUPLICATE SHOWING 
SHIPPING METHOD WITH B/L OR EXPRESS RECEIPT 
AS STATED BELOW AND ON THE REVERSE SIDE OF ORDER AND CORREGFONDENCE TO PURCHASING DEPART: 


MENT, 383 STATE STREET, ROCHESTER 4, NEW YORK. 


PLEASE ENTER OUR ORDER AS PER SPECIFICATIONS AND CONDITIONS 


QUANTITY SPECIFICATIONS PRICE 


This purchase order covers design and con- 
: struction work to be performed by Computer 
- Control Company, Inc. (hereinafter called 
"Computer Control") as directed by Eastman 

Kodak Company (hereinafter called "Kodak"). 

under special contract identified as Z~1170, 


This purchase order and the equipment to be 
provided herein are unclassified. In the event 


(Cont 'd.) 
we TERIAL REQUIRED IN OUR PLANT__ o 
ORDER SUBJECT TO ATTACHED FORM Nos. 
SE SI A ROMPTLY 
ATTACHED ACKNOWLEDGMENT COPY CAMERA WORKS 
CONSTITUTING YOUR ACCEPTANCE OF 
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(4) 


i7) 
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CONDITIONS 


if no 
| 


i 


PRICE. The price.shall not be higher than. that appedting on the face of this order, or. 
price appests thereon, then no higher than that last pushes by Seller. 


vee omy ey 


| INSPECTION AND: ACCEPTANCE. All material tinder this ‘order will be ee to insp ctlon 


and acceptance after delivery. Material failing to meet thé réquirements of this order will | 
held at Seller's risk and may be returned at Seller’s expense. 


EXTRAS. No charge will be allowed for packing, crating, freight, express, or other ca ters 
charges | or cartage, unless designated on this order. 


CANCELLATION. In addition to any other rights which the Buyer may have, it reserv 


none to cancel this ercer or any portien therest; holding the elier pslaaan! if ma se 


7 or if action aciae: any (aw for the relief -of- Acne: is faci in reanert of the Seller. 


ov or d : 
ar Hf suth failure | 


| 
aes " | 
EXCUSABLF FAI URE OR DEL AY. Seller shall net be held responsible fog fail ne of < lay 
in delivery nor Buyer for failure or delay in accepting material hereuncle 


PAT 


delay is due to act of God’or the’ nublic’ adie wa 


Shia event of failure of or delay in clalfeary or = : 
wicied for in the arcler may he rediced acearcieniv bey er thas met? 


inter. 


INDEMNITY, Seller wil {t indemr Hy 


amacde and expense resulting from any claim or feaal nraceeries f 


SCALE 


Raver tts, ersbe 


NT 
a 
cf 
scent anc arising cut of the ourchase inoscession or cale ef the ners oo 


ex the ase theract in envy manner inherant in thea soos erin 


ictler, Seller will at ite expense defend anv such claim a 


aicreading up” on rece eipt < of pro 
written notification thereof from Buyer. bet Buyer may be refrésentec 
expense, 


‘Rereind at its a 
| 


CHANGES IN WRITING. 


Untess in writing and siqned by both partlés, no ferns or con} a 
ions s other than those set forth above and on the face of this order and no chan e@ or ad fe) 
tion to this order or its terms and conditions shall be effective. 
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that reports pursuant hereto may bear a security classification such 
reports shail be handled by Computer Control in accerdance with 
ASPR 7~104.125 


SCOPE OF WORK 


Cemputer Control, during the period of October 1, 1955 to 
April 1, 1956 and under the technical supervision of Kodak, shail use 
its best efforts to supply the necessary personnel, facilities, and 
materials and de all other things necessary for or incideat to the 
performance of the work as set forth belew, Computer Contrel agrees to 
use its best efforts te complete performance ef this contract within 
the estimated cost and within the time specified, but Kedak and Computer 
Control agree that performance within such estimated cost and within 
such time cannot be guaranteed. 


Tn this conneatien Computer Control shall not make expenditures 
or commitments over and above the amount stated herein por beyond April 1, 
1956, whichever oceurs first, without prior written approval of Kodak, and 
Kodak shall not be ebligated to pay for sach expenditures or commitments. 
Cemputer Control shall not be obligated to work beyond the amount or time 
stated herein without negotiation of a mutually satisfactory agreement 
providing therefor. 


It is understood that this work shall be done under a modified 
CPFF type contracts 


“ne work to be undertaken shall consist of furnishing ali. 
services, facilities, and materials required to design and construct 


the electronic portion of Minicard Selector No. 2e 
STATINT 


REIMBURSEMENT 


The reimbursenent due Computer Control for its direct cests 
dneurred in the performance of the services required by this contract 
shall be computed in accordance with the principles set forth in Part 2 
of Section XV of the Armed Services Procurement Regulation, whieh Section 
4s hereby incorporated in and made a part hereof by reference. Such 
direet costs shall not include the Computer Control catalog components 
referred te as "Direct Charges” in the Computer Control cost analysis 
attached to Computer Contre] quotation dated November 23, 1955.6 
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In lieu of direct reimbursement for indirect costs for work 
performed at Computer Control, Computer Contrel shall be reimbursed for 
Engineering Expense and G&A Expense on the basis of actual cost, subject 
to standerd Government audit in the manner normally employed by the Navy 
Cost Supervisory Service, upon the completion of this order. For purposes 
of progress billings, the following rates shal) be used provisionally 
until negotiation of new rates shall have been effected, at which time 
payment under such provisional rates shall be adjusted accordingly< 


Computer Control represents that the foregoing rates do not inelude any 
element of profit. 


in addition to the normal Manufacturing Costs (materials, labor, 

wo engineering overhead), General and Administrative Cost, and the Fixed Fee, 
there nas also been included in the total contract consideration, Forty-nine 
Thousand, Six Hurdred Ninety dollars ($49,690.00) representing Computer 
Control's prices for items normaily produced by Computer Control which are 
used in the performance of this contract. It is understood that such itens 
normaliy produced and sold by Computer Centre] are shargeable to this 
contract at net wholesale prices normally charged by Computer Control 
pursuant to its Cataleg or ctherwise for such items, but net subject to the 
application of G&A and Fee. These items which are included in Computer 
Gontrol eost analysis, attached to quotation dated November 23, 1955 and 
referred to as "Direct Charges,” are az follows: 


29 3C Blocs @ $1980,00 
10 Aeoustic Memory @ 600,900 
6 36 Unit Delay Pane) @ 465,00 
5 15 Unit Delay Panel @ 266,00 


Kodak will reimburse Computer Control for such components at the 
fixed prices listed above upon certification by Computer Contre] and/or 
inapeetion satisfactory to Kedak that tha above cemponents are applied ar 
made @ part of the Minieard Selector constructed under thiz order, 


PALBENT 


Kedak will reimburse Computer Centrol fer expenditures made in 
accerdance with the abeve provisions and will pay Computer Control the 
agreed compensation and fixed amounts for costs incurred in accordance 
with the above provisiens, apon certification and delivery to Kedak ef copies of 
the original payrells for labor, receipted invoices for materials, equipment 
et@o, Or other evidence satisfactory to Kodak, Reimbursement and payment 
wild be made as promplily as possible, generally monthly, but may be made 
at more frequent intervals if the conditions so warrant and Compater Control 
go Fequests., 


Eighty-five percent (85%) of the fixed fee set forth nerein shail 
be peid as 1t accrues, in moninly instalinenta based upon percentage of 
completion of the work as verified by Kodak, 
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Upon completion of the work and its acceptance by Kodak, Kodak 
shall pay to Computer Control the unpaid balance of the cost, if any, of 
the work determined as above, ami of the fixed fee. Kodak shali secept 
the completed work with reasonable promptness, 


DELIVERY 


Tne work shall be completed and the units shall be delivered 
by April 1, 1956. 


GOVERNMENT CONTRACT REQUIREMENTS 


Computer Control understands that the work hereunder is subject 
to the conditions containec in the following attachments which are ine 
vorporated herein, 


Attachment No. ] — EK-1955 ~ Government Contract Clauses, 

Attecnment No, 2 ~ CW-158-I — License Under Copyvrightable Material, 

Attachment No. 3 ~ CWe1SS8~E - Notice and Assistance Regarding 
Patent Infringement, 

Attachment No, 4 » CwW.158-B . Authorization and Conset.ta 


The following Armed Services Procurement Regulation is incorpo} 
rated herein by reference: 


ASPRO-103 — Reporting of Hoyalties 


All of the foregoing clauses are incorporated herein with the 
understanding that the Contractire Officer representing the United States 
Government has directed that no agency of the Ua Se Government, or any 
other person, firm or corrcoration shall be given access to your records, 
except as directed by him, 


SUBCONTRACTS 


Computer Contrel shell not, without the prier written consent 
of Kodak, place any subcontract which is on a cosieplus-fixed-fes basis, 
or is on a fixed-price basis exceeding either $25,000 or five percent of 
the tetas estimated cost of the contract, or is on a time-andemateria] 
or jabor-hour basis or involwes research and development work, Computer 
Control further agrees that no subcontract placed under this eonvract 
shell provide for payment on @ cosi-plus-percent~ef-cost basi sa 


PROPERTY RIGHTS 


All equipment, models, designs, daycuts, drawings, skeiches, 
reports, data and similar materia) prepared or produced hereunder shai a 
oe the property of and delivered ta Kodak, . 
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Kodak shali have the right without further compensation to 
Computer Control, te make, use, lease, ai seli ami to reproduce, use or 
pubiisn any sach equipment, wcdels, designs, layouts, drawings, sketches, 
reports, data and similar material prepared or onxiuced hereunder and 
computer Contrel shall do all things necessary to vest and maintain in 
Kodak the aforementicned right. 


PATENTS 

Hothing in this agreement, or any work specified hereunder or 
in sty purchase orders, shall constitute a waiver by Kodak of any of its 
Lents wader agy inventions or patents of Kodak, 


uomputer Control nereby agrees chai the entire right, title, and 
nterest in and to ali inventions, discoveries and ARETE romans: (whether 


oe ae performance of tine axherthantal:; developmental or research work 
wmder ubis contract, or (o) in the performance of amy experimental, develop- 

entai or researca work relating to tne subject. aatter of this contract 
whieh was done upon the understanding that a eontract would be awarded, 
shail Ge the property of boduk,e Computer Controi further agrees to dis= 
tlose <o Kodak as prompiiy aw available ai) information known or possessed 
og Computers Control or its employees concerning such inventions, discovarias, 
amd duprovenents, and upon request of Kodak and without further remuneration 
to Gomouter Control or its ewployees by Kadak, but at the expense of Kodak, 
G emprat « x Gentrel will precare execution by its empleyees of all applications 
sats, assignments thereof and ctnar instruments which are prepared 
‘sented by Kodak and wiii requires such employees to do ali things 
whieh Kodak may dean necessary to vest. and maintain in Kedak such entire 
vaght, title, and interes: in and te aii such inventions, discoveries arxi 
LMT OF EST Se 


Gewputer Control hereby graatsa to Kodak 4 nesexclugive license, 
Wine lies elent to grant sedlicenses, under any of Computer Control's 
mailented inventions usea ce embodied in the work verformed under this 
earcoase order at a royaity to be negotiated and not. to exceed 3% of tha 
eet selling price, or 6% af the aanufacturing cost, of that part of the 
acparatus employing oF embodying the iavention 30 batented and used. 


Computer Control agrees to contract wito ite empl 
etlicers, who are Lo be connected with the work to be per: 
cu.ving such employees and officers (1) to agsign to Compuves Uentiol 
ve 323 nominees amy such inventions, wic. herein above referred to, ani 
“a” execute and deliver patent agu.ications and such inwentions, and 
te take all other accion necessary a desiracle to carry out, lasofar 
as tCoey are concerned, Computer Contrui'« under taking herein, The contract 
tween Computer Contre. and ics emoloyes.s aad officers shal] be sub. 


aClaily in the form aitauned nereto and entitled "Special Mupleyees 
SVGURETL 4 
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wer Tontseok agrees to include in any subesatract cirsuslar 
hoasnGr payment is to be made for experimentiol, 

eagted er ¥ th work, a Patent Alchts Clause whieh ia sco ees 
favorable te Kodiak ano tor Goweranent than tne Palent Rights Classe com. 
tained in this purchase amier. 


mouter Centra: agrees io age in porfocmance of the services 

i woo heve agreed te acelgn 
gveries ood luprovewents te Computer Cuntrel, 
oe Contimel agress: mot to disclose, stnar than 
to Redak's or Cx: Gantowl!s amployesa er officers directly concerned! 
with work woder 1 ase order, to enyr person, Clim, or ers 
iad detalis or infers fOnSSINLNe, Us aGqguirad on the: cours, 
mackerowund Go, any vaginearing a¢ deewhoteent Work te ‘ee 
Be belie partoeees far A tnder this ape ee ee 
Partner agrees sol te de for ang person, Cire or corporation obket 
dodék, eng design, ankesoring, or avra YOED OW portdenla 
BY pre ject 3a er Lntoraatiorm ot 


and work fhe 
ali their lovantions, di 
or its designees, sind Sor 


ay 


g which aereleow ov saplo: say data 
Aisele sed a SREP E: S apes Qed, Se¢b Feasirichilene ce *epticue 


in affect. 
Lnerwe. se 


horde $2 UnLLA such inforsetion ia 
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PART OR ALL OF THE ARTICLES COVERED BY THE ATTAHCED ORDER ANE TO BE USED IN THE PERFORMANCE OF CONTRACTS 
FOR THE GOVERMENT, THE FOLLOWING PROVISIONS ARE ESSENTIAL PARTS OF THIS ORDER, TO ALL OF WHIGH 
YOU AGREE IN ACCEPTING THIS ORDER 


LABOR STANDARDS: NONDISCRIMENATION 


YOU WARRENT THAT THE WORK WILL BE DONE HEREUNDER IN COMPLIANCE WITH THE Fatn Labor Stanpanns Act oF 1938 
AND WITH THE APPLICAGLE PROVISIONS OF THE WaLsHaHeaty Act ano THE Eigur Hour Laws IF THIS 1S AN ORDER OR SUB— 
CONTRACT FOR OTHER THAN STANDARD COHMEACEM, SUPPLIES OR RAW MATERLALS, YOU AGREE NOT TO DISCRIMINATE AGAENST 
AHY EMPLOYEE OR APPLICANT FOR EMPLOYMENT SEGAUSE OF RACE, RELIGION, COLOR, OR NATIONAL ORSGIN, THE AFORESAID 
PROVISION SHALL INCLUDE, BUT NOT BE LIMITED TO, THE FOLLOWING! EMPLOYMENT, UPGRADING, DEMOTION, OR TRANSFERS 
RECRUITMENT OA RECRUITMENT ADVERTISINGS LAYOFF OR TERMINATIONS RATES OF PAY OR OTHER FORMS OF COMPENSATIONS 
AND SELECTION FOR TRAUNING, UNCLUDING APPRENTICESHIP, YOU AGREE TO POST HEREAFTER IN CONSPICUOUS PLACES, 
AVAILABLE FOR EMPLOYEES AND APPLICANTS FOR EMPLOYMENT, WOTICES TO BE PROVIDED BY THE CONTRACTING OFFICER 
SETTING FORTH THE PROVISIONS OF THE NONDISCRIMINATSON CLAUSES 


NOTICE TO GOVERNMENT OF LABOR DISPUTES 


WHENEVER AN ACTUAL OR POTENTIAL LABOR CISPUTE 18 DELAYING OR THREATENS TO DELAY THE TIMELY PERFORMANCE OF 
THIS CONTRACT, YOU WILL IMMEO(ATELY GIVE NOTICE THEREOF TO THE NEAREST REPRESENTATIVE OF THE GOVERNMENT DEPART= 
MENT CONCERNED, SUCH NOTICE SHALL INCLUDE ALL RELEVANT INFORMATION WITH RESPECT TO SUCH DESPUTES PROVIDED 
SUCH HOTICE HEED WOT GE GEVEN FF THIS 8S AM ORDER FOR THE FURNISHING OF STANDARD OR COMMERCIAL ARTICLES OR RAW 
MATERIAL. 


MILITARY SECURITY REQUIREMENTS 


(A) THE PROVISIONS GF THE FOLLOWING PARAGRAPHS OF THIS CLAUSE SHALL APPLY ONLY If AND TO THE EXTENT THAT 
THIS ORDER INVOLVES ACCESS TO CLASSIFIED MATTER, WHICH AS USED IN THIS CLAUSE SHALL MEAN INFORMATION OR MATERIAL 
CLassiFieo “Top Secner”, Secret", OR “CONF IDENTIAL"» 


wer’ (8) You (€) SHALL BE RESPONSISLE FOR SAFEGUARDING ALL CLASSIFIED MATTER ANG SHALL NOT SUPPLY OR DISCLOSE 
CLASSIFIEO MATTER TO ANY UNAUTHORIZED PERSON, (11) SHALL WOT MAKE OR PERMIT TO GE MADE ANY REPRODUCTIONS OF 
MATTER CLASSIFIEO "Top SecrET" EXCEPT WITH THE PRIOR WRITTEN AUTHORIZATION OF THE CoNTAACTENG OrFicen, (111) 
SHALL HOT MAKE GR PERMIT TO BE MADE ANY REPRODUCTIONS OF MATTER CLASSIFIED "SecneT", OR "CONFIDENTIAL, EXCEPT 
AS HAY BE ESSENTIAL TO PERFORMANCE OF THE CONTRACT, (IV) SHALL SUBMIT TO THE CONTRACTING OFFICER, AT SUCH TIME 
AS THE CONTRACTING OFFICER, MAY DIRECT, AN ACCOUNTING OF ALL REPRODUCTIONS OF MATTER CLASSiFie0 "Top Secret, 
"SECRET", Of "CONFIDENTIAL, AND {V) SHALL NOT INCORPORATE 1H ANY OTHER PROJECT ANY SPECIAL FEATURES OR DESIGN 
OR CONSTRUCTION WHICH WILL DESCLOSE CLASSIFIED MATTER, EXCEPT WITH THE PRIOR WRITTEN AUTHORIZATION OF THE 
CONTRACTING OFFICER. 


(C) Excerpt wiTH THE PRIOR WRITTEN GONSENT OF THE SECRETARY OR HIS OULY AUTHORIZED REPRESENTATIVE, YOU 
(1) SHALL NOT PERMIT ANY ALIEN TO HAVE ACCESS TO CLASSIFIEO MATTER, ANO (II) SHALL NOT PERMIT ANY INDIVIDUAL 
TO HAVE AGCESS TO MATTER CLASSIFIED “Top Secret", on “SECRET”, 


(0) You aence (1) To SuamiT IMMEDIATELY TO THE CONTRACTING OFFICER & COMPLETE CONFIDENTIAL REPORT OF ANY 
INFORMATION WHICH YOU MAY HAVE CONCERNING EX$STIAG OR THREATENING ESPIONAGE, SABOTAGE, OR SUBVERSIVE ACTIVITY, 
(11) ro susmit To THE ContracTiNG OFFICER, UPON WRITTEN REQUEST, ANY AND ALL INFORMATION WHICH YOU MAY HAVE 
CONCERNING ANY OF YOUR EMPLOYEES ENGAGED IH ANY WORK AT ANY PLANT, FACTORY, OR SITE AT WHICH WORK UNDER THIS 
CONTRACT 15 BEING PERFORMED, AND (Tif) TO EXCLUDE FROM YOUR PLANT, FACTORY, SITE ON PART THEREOF, AT WHICH 
WORK UNDER THIS CONTRACT tS SEUNG PERFORMED, ANY PERSON OR PERSONS WHOM THE SECRETARY OR W1S DULY AUTHORIZED 
REPRESENTATIVE, IN THE INTEREST OF SECURITY, MAY DESIGNATE #H WRITING, 


(E) You ane AUTHORIZED TO RELY ON SHY LETTER OR OTHER WAITTEN INSTRUMENT SIGNED BY THE CONTRACTING 
OFFICER, CHANGING OR ENTIRELY REMOVING THE CLASSIFICATION OF THIS ORDER OR OF ANY CLASSIFIED HATTER, 
‘ow (F) Your oBLiGaTIONS UNDER THIS CLAUSE SHALL SE IN ADDITION TO ANY OBLIGATIONS TO COMPLY WITH ALL THE 
TERMS AND PROVISKOHS OF ANY APPLICABLE SECURITY OR SECRECY AGREEMENT HERETOFORE OR HEREAFTER ENTERED UNTO 
BETWEEN YOU AND THE GOVERNMENT, 


(G) You AGREE TO INSERT, IN ALL SUBCONTRACTS HEREUNDER WHICH INVOLVE ACCESS TO CLASSIFIED MATTER, 
PROVISTONG WHICH SHALE CONFORM SUBSTANTIALLY TO THE LANGUAGE OF THIS CLAUSE, INCLUDING THIS PARAGRAPH (G)g 
PROVIDED, THAT SUCH PROVISIONS NEED NOT BF INCLUDED 1N ANY SUBCONTRACT AS TO WHICH THE CONTRACTING OFFICER 
SHALL CONSENT TO THE OMISSION OF SUCH PROVISIONS, 


INSPECTIONS WARRENTIES 


ALL MATEREAL AND WORKMANSHIP SHALL AT ALL TIMES AND PLACES AND WHEN PRACTICABLE DURING MANUFACTURE BE 
SUBJECT TO INSPECTION AND TEST GY OURSELVES ANO BY THE REPRESENTATIVE OF THE GOVERNMENT DEPARTMENT CONCERNED, 
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AND SPECIFICATIONS, If ANY, OR THE AEQUIREMENTS OF THIS ORDER MAY BE AE JECTED Ano! /aT ous orion SHALL oe 
PROMPTLY COARECTEOD OR REPLACED AT ‘YOUR EXPENSE. | ! i 
YOU WARRANT THAT THE WORK DOHE AND ITEMS FURNISHED UNDEA THIS ORDER WILL COMPLY WiTH Th Se IGME : 
DAAWENGS, SPECIFICATIONS OR DESCRIPTION AND WELL SE OF GOOD WORKMANSHIP AND MATERIAL AWD FRI E FROM DEFECT, 
NOTWITHSTANDING INSPECTION, ACCEPTANCE OR PAYMENT BY US, 


ie 
GOVERNMENT AUDIT; RECORDS | 


YOU AGREE TO PERMIT ANY PERSON DESIGNATED BY THE HEAR OF ANY EXECUTIVE GOVERNMENT DEPARTMENT CONCERNED 
TO SHSPECT AND AUDIT YOUR PLANTS AND BOOKS 1M CONNECTION KEREWITH AND TO CAUSE A SIMILAR PR vISTON TO BE 
THSERTED IN ALL SUBCONTRACTS HEREUNOER, JF THES ORGER 418 MADE OW A "COST =PLUS=A-F 1 XEO= Fee" Basis, On ON 
A "TIME-ANO-MATERIAL” 8AS18, YOU SHALL KEEP AND PRESERVE RECORDS AND BOOKS OF ACCOUNT PERTAQAING TO THIS 
ORDERS PROVIDED, HOWEVER, JF YOU, AT ANY TIME AFTER THE LAPSE OF SIX YEARS FOLLOWING THE DATE UPON WHICH 
THE FINAL PAYMENT HEREUNDER BECOMES QUE, DESIRE TO DISPOSE OF SAID RECORDS AND BOOKS OF ACC NT, YOU { 
SHALL NOTIFY THE HEAD OF THE GOVERNMENT DEPARTMENT CONCERNED, WHO SHALL EITHER AUTHORIZE THEIR DESTRUCK | 
TION OR NOTIFY YOU TO TURN THEM OVER TO THE GOVERNMENT FOR DISPOSITION, AND YOU ThE PROMPTLY COMPLY 
WITH SUCH NOTICE, 

YOU AGREE, PURSUANT TO PusLEc Law 245, S2n0 ConGRess, THAT THE COMPTROLLER GENERAL OF THE UWITED ne 
OR ANY OF HIS DULY AUTHORIZED REPRESENTATIVES SHALL, UNTIL THE EXPIRATION OF THREE ‘YEARS AFTER FUMAaL PAY= | 
MENT OF PRIME CONTRACT, IF ANY, BETWEEN THE UNITES StaTES OF AMERICA AND Eastman Kaas Compaky, HAVE 
ACCESS TO AND THE RIGHT TO EXAMINE ANY DIRECTLY PERTINENT BOOKS, DOCUMENTS, PAPERS,| AND RECORDS OF YOURS 
THVOLVENG TRANSACTIONS RELATED TO THIS ORDER, THE PROVISIONS OF THE PRECEDING SENTENCE ARE |N AooeTION 
TO ANY OTHER PROVISIONS HEREOF RELATING TO ACCESS TO, RETENTION OF, AND INSPECTION bF RECORDS, 
BUY AMERICAN ACT | 


YOU AGREE THAT THERE WILL BE DELIVERED UNDER THIS CORTRACT ONLY SUCH aehetealais ARTS LES, 
MATERIALS, AND SUPPLIES (WHICH TERM "ARTICLES, MATERCALS ANO SUPPLIES” $5 HEREDWAFTER REFERRED TO EM THIS | 
CLAUSE AS "SUPPLIES") AS HAVE BEER HIWED OR PROOUCEO IK THE Uni TED STaTES, AND ONLY SucH MAN FACTURED 
SUPPLIES AS HAVE BEEN MANUFACTURED £N THE UNITED STATES SUBSTANTIALLY ALL FAOM SUPPLIES MINE * PRODUCED, | 
OR MANUFACTURED, AS THE CASE MAY BE, IN THE UntTeo States. Pursvant To THE Buy AMERICAN ACT (hi U.S, 
Cock 104-0), THE FOREGOING PROVISLON SHALL NOT APPLY (1) with Respect ro supPcies EXCEPTED BY, THE | 
SECRETARY FAOM THE APPLICATION OF THAT ACT, (11) WITH RESPECT TO SUPPLIES FOR USE OUTSIDE THE Un (Teo | 
STATES, OR (111) WITH RESPECT TO THE SUPPLIES TO GE DELIVERED UNDER THIS CONTRACT WHICH ARE OF A\CLASS | 
OR KINO DETERMINED GY THE SECRETARY OR HES DULY AUTHORIZED REPAESENTATEVE NOT TO BE MIWEC, PR ee OR 
MANUFACTURED, AS THE CASE MAY BE, IN THE UNITED STATES tH SUFFICHENT AMD REASONABLY AVAILABLE) COMMERCIAL = | 
QUANTITIES AMO OF A SATSSFACTORY QUALITY, OR (1¥) WITH RESPECT TO SUCH SUPPLIES, FROM WHICH ThE SUPPLIES 
TO BE DELIVERED UNDER THIS CONTRACT ARE MANUFACTURED, AS ARE OF A CLASS OR KIND DETERMINED BY THE 
SECRETARY OR HES OULY AUTHORIZED REPRESENTATEVE WOT TO BE MINED, PRODUCED, OR pate tie A$ THE CASE 
MAY SE, IN THE UNITED STATES IN SUFFICIENT AND REASONABLY AVAILABLE COMMERCTAL QUANTDTIES AHO [OF A H 
SATISFACTORY QUALITY, PROVIDED THAT THIS EXCEPTION (1¥) SHALL ROT PERMIT DELIVERY OF| SUPPLIES MANUM 
FACTURED OUTSIDE THE UNITED STATES IF. SUCH SUPPLIES ARE MANUFACTURED IN THE UniTEO STATES IN qurrscuent | 
AND REASONABLY AVAILABLE COMMERCIAL QUANTETIES AND OF A SATISFACTORY QUALITY. | | 

OFFICIALS NOT TO BENEFIT | 


| 
NO MEMBER OF OR DELEGATE TO CoweRESS On RESIDENT COMMISSIONER SHALL BE ADMITTED TO ANY ce 


QF THIS CONTRACT OR TO ANY BENEFIT THAT MAY ARISE THEREFROM, BUT THIS PROVISION SHALL nOT BE ¢ NSTRUEO TO 
EXTENG TO THIS CONTRACT IF MADE WITH A CORPORATION FOR !1TS GENERAL BENEFIT. ' | 


ASS |GNMENTS 


\ 
NEITHER THES ORDER WOR ANY INTEREST HEREIN NOR ANY CLAIM ARISING HEREUNDER SHALL pe eanseanee oR 
ASSIGNED BY THE SELLER WETHOUT THE APPROVAL OF THE BUYER, 


| 
E oR PART | 


| | ~ 
CHANGES : 


WE SHALL GE FREE TO REQUIRE GHANGES IN THE WORK TO 8E PERFORMED BY YOU atnevaven Sucx € (TABLE 
ADJUSTMENTS SHALL BE MADE IN THE AMOUNT OUE HEREUNDER awo/on 1H THE TIME REQUIRED FOR THE PERF AMANCE 
WEREOF AS 1S APPROPRIATE. NO CHANGES IN ANY OF THE PROVESTONS OR REQUIREMENTS OF rat OROER 
STRUCTIONS SHALL BE EFFECTIVE UNLESS IN WRITING AND SIGHED BY OUR AUTHORS ZEO REPRESENTATIVE. 


TAXES 


UNLESS THSS ONDER SPECIFIES OTHERWISE, THE PRICES IWCLUDE ALL EXISTING FECERAL MANUFACTURERS’ AWD 
Actairers' Excise TaxeS APPLICASLE TO THE ITEMS OGRDEREO, PRICES SHALL EXCLUDE EXISTING STATE AWO LOCAL 
q 


SALES, USE OR OTHER TAX UPON THE UMOERSTANDING THAT WE WILL FURKISH YOU WITH A CERTIFICATE, AFF 
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OR OTHER DOCUMENT ADEQUATE TO OBTAIN EXEMPTION FROM ANY SUCH EXCLUDED TAX, IF AFTER THE DATE HEREOF ANY 
FEDERAL, STATE Of LOCAL LAW SHALL IMPOSE OR INGREASE ANY TAX DIRECTLY APPLICABLE TO THE PROOUCTION OR 
SALE OF ANY SUCH ITEMS FROM WHICH YOU CANNOT OBTAIN EXEMPTION OR DECREASE ANY TAX INCLUDED 18 THE PAIGE 
OR PRICES, AN APPROPREATE ADJUSTMENT WILL BE MAGE TO REFLECT SUCH ADDED, INCREASED OA DECREASES TAX, 


CANCELLATION 

WITHOUT PREJUDICE TO ANY OTHER RIGHTS WHICH WE MAY HAVE HEREUNDER, AND IN ADDITION THERETO, WE 
RESEAVE THE RIGHT BY WHITTEN NOTICE TO YOU TO CANCEL THIS ORDER IW WHOLE OR IN PART, AS TO UNACCEPTED 
{TEMS, AND HOLD YOU RESPONSIBLE, UPON BREACH HEREOF BY YOU, INCLUDING BUT WITHOUT LIMITATION, DEFECTS 
HN MATERFAL EQUIPMENT, OR WORKMANSHIP, NON=COMPL TANCE WITH ORAWENGS, INSTRUCTIONS OR SPECIFICATION, OR 
DELAY IN DELBVERY, WOT CAUSED 6Y CONDITIONS BEYOND YOUR CONTROL, OR 1F YOU SHALL 8€ ADJUDICATED BANKRUPT 
OR SHALL FILE A VOLUNTARY PETITION, OR CONSENT TO OR FAIL TO CONTEST A PETITION UNDER THE FEDERAL 
Banknuptcy Laws, On 1f A RECETVER OR TRUSTEE OF A SUBSTANTHAL PART OF YOUR PAOPERTY SHALL BE APPOINTED, 
OR if YOU SHALL FILE AN ASSIGNMENT UNDER ANY INSOLVENCY ACT, OR MAKE AN ASSIGNMENT FOR THE BENEFIT OF 
cReorORs. 


TERMINATION | 

(A) The BUYER MAY TERMINATE WORK UNDER THIS ORDER #N WHOLE OR IN PART AT ANY TIME BY WRITTEN OR TELE- 
GRAPHIC NOTICE, SUCH NOTICE SHALL STATE THE EXTENT AND EFFECTIVE DATE OF SUCH TERMINATION; AND, UPOW THE 
RECEIPT HEREOF, THE SELLER WILL, AS AND TO THE EXTENT DIRECTED BY THE BUYER, STOP WORK UNDER THIS ORDER 
ANO THE PLACEMENT OF FURTHER ORDERS OR SUSCONTRACTS HEREUNDER, TERMINATE WORK UNDER ORDERS AND SUBCON— 
TRACTS OUTSTANOUNG HEREUNDER AND TAKE ANY NECESSARY ACTION TO PAOTECT PROPERTY IN THE SELLEA'S POSSESSION 
IH WHICH THE BUYER HAS OR MAY ACQUIRE AN INTEREST. 

(8B) If THE PARTIES CANNOT AGREE WITHIN & REASONABLE TIME UPON THE AMOUNT OF FAIR COMPENSATION TO THE 
SELLER FOR SUCH TERMINATION, THE GUYER IH ADDITION 10 MAKING PROMPT PAYMENT OF AMOUNTS OVE FOR ARTICLES 
DELIVERED OR SERVICES RENDERED PRIOR TO THE EFFECTIVE OATE OF TERMINATION, WILL PAY TO THE SELLER, WITHOUT 
DUPLICATION OF ANY ITEMS, THE FOLLOWING AMOUNTS? 

fal (1) Tue CONTRACT PRICE FOR ALL ARTICLES On SERVICES WHICH HAVE BEEN COMPLETED IN ACCORDANCE with 

~ THIS ORDER ANO NOT PREVIOUSLY PAID FORS OR, IF THIS ORDER 1S MADE OW A "C05 T-PLUS~AaF IXED=FEE™ 
BASIS OR ON A "TIMESANO-MATERTAL™ BASIS ALL COSTS AND EXPENSES REIMBURSABLE 8H ACCORDANCE 
WITH THIS ORDER, NOT PREVIOUSLY PAIO TO THE SELLER FOR THE PERFORMANCE HEREOF PRIOR TO THE 
EFFECTIVE DATE OF THE NOTICE OF TERMINATION AND SUCH OF THESE COSTS AS MAY CONTINUE FOR A 
REASONASLE TIME THEREAFTER WITH BUYER'S APPROVAL, PROVIDED, HOWEVER, THAT THE SELLER SHALE 
PAOCEED AS RAPIDLY AS PRACTICABLE TO DISCONTINUE SUCH cosTs, 

(2) (1) THe ACTUAL COSTS INCURRED BY THE SELLER WHICH ARE PROPERLY ALLOCABLE OR APPORTIONASLE TO 
THE TERMINATED PORTION OF THIS ORDER, INCLUDING THE COST OF DISCHARGING LUAGILITEES WHICH ARE 
80 ALLOCABLE Of APPORTIGNABLE (WHICH COST HAY INCLUDE A REASONABLE ALLOWANCE FOR PROFIT BUT 
ONLY ON WORK DONE #8 CONNECTION WITH THE TERMINATED PORTION OF ANY SUBCONTRACTS OR ORDERS 
HEREUNDER), BUT EXCLUDING ANY CHARGE FOR INTEREST ON BORROWINGS, AND (41) a Sum EQUAL TO 
2 PERCENT OF THE PART OF SUGH COSTS REPRESENTING THE COSTS OF ARTICLES OR MATERIALS NOT 
PROCESSED BY THE SELLER, PLUS A SUM EQUAL TO 8 PERCENT OF THE REMAINDER OF SUCH COSTS, BUT 
THE AGGREGATE OF SUCH SUMS SHALL WOT EXCEED 6 PERCENT OF THE WHOLE OF SUCH COSTS, FOR THE 
PURPOSE OF SUBDIVISION (1s) such COSTS SHALL EXCLUDE THE COSTS OF DISCHARGING LIABILITIES 
FOR PARTS, MATERTALS AND SERVICES NOT RECEIVED BY THE SELLER BEFORE THE EFFECTIVE DATE OF 
TERMINATIONS OR IF THIS ORDER 15 MADE ON A HOOSToPLUS@AHFIXEO-FEE™ BASIS OR ON A “7 1 ME-AND— 
MATERIAL” BASIS, THE COST NOT OTHERWISE INCLUDED OF SETTLING AND PAYING CLAIMS EITHER 
ARESING OUT OF THE TERMINATION OF WORK UNDER SUBKCONTAACTS OR OROERS HEREUNDER OA WITH RESPECT 
TO ANY OTHER OBLIGATIONS, COMMITMENTS AND LUABILITIES THE COST OF WHEIGH WOULD BE REIMBURSAGLE 
IN ACCORDANCE WITH THE PROVISIONS OF THIS ORDER OR ARISUNG IN CONNECTION WITH THE TERMINATION 
OF THIS ORDER AND PROPERLY CHARGEABLE HERETO, PROVIDED ANY SUCH CLAIM HAS BEEN SETTLED WITH 

ww" BUYER'S APPROVAL, PLUS SUCH PROPORTION OF THE FIXED FEE PAYABLE HEREUNOER AS 1S EQUAL TO THE 

PERCENTAGE OF COMPLETION OF THIS ORDER AT THE DATE OF TERMINATION LESS ANY PAYMENTS ON ACCOUNT 
OF FEE THERETOFORE MADE. 

(3) THE MEASONABLE COSTS OF THE SELLER TN MAKING SETTLEMENT HEREUNDER AND IN PROTECTING PROPERTY 
IN WHICH THE BUYER HAS OR MAY ACQUIAE AW INTEREST, PAYHENTS MADE UNDER THIS PARAGRAPH (8), 
EXCLUSIVE OF PAYMENTS UNDER SUS={PARAGRAPH (3), SHALL NOT EXCEED THE AGGREGATE PRICE SPECIFIED 
IN THES ORDER, LESS PAYMENTS OTHERWISE HADE OR TO gE MACE, 


FOR THE PURPOSES OF SUB-PARAGRAPHS (I), (2), ano (3) WEREOF, COSTS SHALL BE DETERMINED PURSUANT 
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TO THE CONTRACT COST PRINCIPLES AS SET FORTH OW THE ARMED SERVICES PROCUREMENT GecuL ations 
te THE PRIME CONTRACT TO WHICH THIS DADER RELATES CONTAINS A SIMILAR PROVISION, OTHERWISE 

PURSUANT TO THE STATEMENT OF PRINCIPLES FoR ConsfoemaTéon of Costs SET| ForTH in Part l or 

Section VEIL OF THE ARMED SeRvices PROCUREMENT REGULATIONS AS IN EFFECT ON THE dare oF tHE 
PRIME CONTRACT, 


(c) WiTH THE CONSENT OF THE BUYER, ANO SUBJECT TO ANY RIGHT OR ENTEREST WHICH THE U, 8, GovERanent 
MAY HAVE THEREIN, THE SELLER MAY KEEP AT AN AGREEO PRICE OR SELL AT AN APPROVED PAECE ANY COMPLETED 
ARTICLES, OR ANY ARTICLES, MATERLALS, WORK IW PROCESS Of OTHER THINGS THE COST OF WHICH 1S ALLOCABLE OR 
APPORTLONABLE TO THIS ORDER UNDER PARAGRAPH (B) (2) ABOVE AND WILL CREDIT OR PAY THE AMOUNTS! $0! AGREED 
OR MECELVED TO THE PRICE OR COST OF THE WORK COVERED BY THIS ORDER Of AS THE BUYER [OTHERWISE DIRECTS, 
AS GIRECTEO BY THE GUYER, THE SELLER WILL TRANSFER TOTLE TO, ANO MARE DELIVERY OF, ANY SUCH RATICLES, 


MATERIALS, WORK TH PROCESS OR CTHER THINGS WOT SO KEPT OR SOLO. APPROPRIATE ADJUSTMENT WILL 8€ (MADE FOR 
OELLVERY COSTS Of SAVINGS THEREIN, l 


(p} THE PROVESIONS OF THIS SECTEON SHALL MOT LIMIT OR AFFECT THE ALGHT OF THE BUYER TO T alan 
HPS ORDER FOR DEFAULT OF THE SELLER, f 


(E) Since THE ouvER'S CLAIM, LF AMY, MAY ON TURK BE REQUIRER TO BE PRESENTED WI 
AFTER TERMINATION, SELLER'S GLAtM HEREUNDER SHALL SE SUBMITTED PROMPTLY BUT INNO E 
8 MONTHS FROM THE EFFECTIVE OATE OF TERMINATION OR SUCH EARLIER TIME AS SUYER May S 


TENDED EN WRITING BY BUYER UPON REQUEST GF THE SELLER MADE IN WHITING WETHIN SUCH PERTOO, Unow FAULURE 
OF THE SELLER TO SUBMIT SUCH CLAIM WETHEN THE TIME ALLOWED, THE GUYEA SHALL OETERMENE, ON TH BASIS OF 

CNFORMATION AVAILABLE TO {T, THE AMGUNT, SF ANY, DUE To THE SERLEA BY REASON OF THE TERMINATEON, 
SPECIAL TOOLS ae 


UNLESS OTHERWISE AGREED IN WREITENG, ALL SPECEAL DIES, MOLOS, PATTERNS, J168 AMD FUXTURES [unbasnee 
TO THE SELLER BY THE PURCHASER OR SPECIFICALLY PAID FOR GY THE PURCHASER, SHALL BE THE PROPERTY OF THE 
PURCHASER, SHALL BE SUBJECT TO REMOVAL UPON COMPLETION OF THE ORDER AT THE PURCHASER 'S REQUEST, SHALL BE 


USEO ONLY TH FILLING ORDERS FROM THE PURCHASER, SHALL BE HELD AT THE SELLER'S AISK fe SHALL QE KEPT 


ENT LATER THAN 


THIN A SPECIFIED THEME 
ae UALESS EX- 


INSURES BY THE SELLER WHILE IN ITS CUSTODY OR CONTROL IN AN AMOUNT EQUAL TO THE REPLACEMENT COST THEREOF 
WITH LOSS PAYABLE To THE PuacHASen, 


| 
RENEGOTIATION 


i i 
(A) This CONTRACT 18 SUBJECT TO THE RENEGOTHATEON AcT oF 1951, (P.L. 9, S2n0 Congress) aNd SHALL ee 
DEEMED TO CONTAIN ALL THE PROVISLONS AEQUIAED BY SECTION 10h oF SAID ACT. : 


(8) Tue Contractor (WHICH TERM AS USED IN THIS CLAUSE MEANS THE PARTY CONTRACTING TO FURNSSH THE 
MATERUALS OR PERFORM THE WORK REQUIAED BY THIS CONTRACT) AGREES TO INSERT THE PROVISIONS OF THIS CLAUSE, 
UNGLUDENG THES PARAGRAPH (8), IM ALL SUBCONTRACTS AS REQUEREO By Section 10 oF THE |REenecots 10" Act 
OF 19515 PROVIDED, THAT THE CONTRACTOR SHALL NOT BE REQUIRED TO INSERT THE PROVESIONS OF TH8 


RAUSE UN 
ANY SUBCONTRACT OF A CLASS On TYPE DESCRIBE Im Section 106(A) OF THE RENEGOTIATION Act OF 1951. 


} 
i 
\ 


bo 
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Computer Contro 


ompany, ne. 


92 BROAD STREET WELLESLEY 37. MASSACHUSETTS 


November 23, 1955 


STATINTL 


Apparatus ae & Development 


Eastman Kodak Company 
Camera Works 
333 State Street 
Rochester |, New York 


» LI 


We are enclosing our CPFF cost estimate for Minicard Selector No. 2 as 
you have requested. This estimete includes the new development work required 
to implement the Selector with standard logical packages. In our previcus 
CPFF estimate, dated October 7, the development costs were assigned to Selector 
No. 3, but the resultant additicnal cost of Selector No. 3 over Selector No. 2 
was reduced by economies expected in building two machines simultaneously. In 
other quotations submitted on August 26 and September 23 for Fixed Price and 
on October 26 for Time and Materials the development had been handled in several 
different manners. 


STATINTL 


AS you suggested, we have used in this estimate the same EO and G & A rates 
which were applied to our subecntract with you for Minicard Selector No. le We 
understand that a new audit will be made to determine the exact rates to be used 
in the contract for Selector Noe 2. 


. In the portion of the estimate for Direct Charges we have aoplied quantity 
discounts where applicable. For your reference we are also enclosing a copy 
of our price list for some of the equipment. 


We will be glad to promptly supply any further information which you may 


require. 

Very truly yours, 

COMPUTER CO; STATINTL 
STATINTL STATINTL 
cc, 


Enclosures: 3 
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COMPUTER CONTROL COMPANY, INC. 


92 BROAD STREET 


WELLESIFY 57, MASSACHUSETTS 


3C-PAC - PRICE LiST 


Gating Package - Model GP-] 


Master Oscillator - Nodel M0-1 
Stave Clock ~ Model SC-1 
15 Unit Delay Panel - Model UD-15 


30 Unit Delay Panel - Model UD-30 


3C-BLOC - Model BL-1 
(Not including 3U-PACS ) 


3C-FLOC - Complete with fifteen 
Gating Packages anc 
one Master Cscillator 
or one Slave clock 


DELIVERY: 90 days after receipt of purchase order, 


$110.00 


$ 79.00 
$ 70.00 


$209. 00 


$1.65,00 


$525.00 


BO200, 9 


Quantities 1-149 
Less 10% for 
quantities 150 
and over, 


Quantities 1-9 
Less 10% for quan- 
tities 10 isc over. 


Quantities 1-9 
Less 10% for quan- 
tities 10 and over. 


Quantities 1-5 
Less 10% for quan~ 
titties 10 and over. 


Quantitites 1-9 
Less 10% for quare 
tities 10 and over, 


TERMS 3 1% 10 days - net, JO days - TPO3 Wellesley, Massachusetts, 


The above prices are effective immediately and subject to change 


without notice. 


April dij: Tet) 
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COMPUTER CONTROL COMPANY, INC. 
92 Broad Street 
Babson Park 57, Masnschusetts 


PRICE LIST 


Acoustic Wenory, Nodel Ape}. 


v Delay Unit Price 
25 ~- 150 microseconis $710 
e 150 - 300 miecroestonds ; STS 
, 300 - 600 aicroseccnds $8L0 
600 - 1100 ndcroseconds $930 
Delivery: 90 days after recoipt of purchase order, 
ws Quantity Discount 10% on 10 or more units in one group, 


Terma: 1% 10 daye - mt 30 dsys - F.0.B. Wellesley, Massachvastts, 


All prices subject to change without notice. 


December 6, 1955 
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‘EASTMAN KODAK COMPANY - CAMERA WORKS 


P.O. Number —G-l31)95 
Attachment NO. 2 


"Copyrights - 


Kodak's prime contract under which this order is placed contains the fellowing 
clause which applies to this order, the term "Contractor' meaning Subcontractor 
‘and the term "the Government" meaning Kodak and/or the Government, when so 
applied: 


(a) The Contractor agrees to and does hereby grant to the Government, and to 
its officers, agents and employees-acting within the scope of their official duties 
(i) a royalty-free, nonexclusive and irrevocable license to reproduce, translate, 
publish, use, and dispose of,. and to authorize others so to do,. all copyrightable 
material first produced or composed and delivered to the Government under this 
contract by the Contractor, its employees or any individual or concern specifically 
employed or assigned to originate and prepare such material; and (ii) a license 
as aforesaid under any.and all copyrighted or copyrightable work not first produced 
or composed by the Contractor in the performance of this contract but which is 
incorporated in the material furnished under the contract, provided that such 
license shall be only to the extent the Contractor now has, or prior to completion 
or final settlement of the contract may acquire, the right to grant such license 
without becoming liable to pay compensation to others solely because of such 
grant. 


(b) The Contractor agrees that it will exert all reasonable effort to advise 
the Contracting Officer, at the time of delivering any copyrightable or copyrighted 
work furnished under this contract, of any adversely held copyrighted or copyright- 
able material incorporated in any such work and of any invasion of the right of 
privacy therein contained. 


(c) The Contractor agrees to report to the Contracting Officer, promptly and 


in reasonable written detail, any notice or claim of copyright infringement received 
by the Contractor with respect to any material delivered under this contract. 


Ss 
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EASTMAN KODAK COMPANY - CAMERA WORKS 


P.O, Number _G-131,95 
Attachment NO. 3 


"Notice and Assistance" 


Kodak's prime contract under which this order is placed contains the follow- 
ing clause which applies to this order, the term "Contractor" meaning Subcon- 
tractor, the term "the Government’ meaning Kodak and/or the Government, and © 
the term "Contracting Officer" meaning Kodak and the Contracting Officer, when 
so applied: 

"The provisions of this clause shall bé applicable only if the amount of this 
contract is in excess of $5, 000. 


(a). The Contractor shall report to the Contracting Officer, promptly and in 
reasonable written detail, each notice or claim of patent infringement based on 
the performance of this contract of which the Contractor has knowledge. 


"(b) In the event of litigation against the Government on account of any claim 
of patent infringement arising out of the performance of this contract or out of 


‘the use of any supplies furnished or work or services performed hereunder, the 


Contractor shall furnish to the Government, upon request, all evidence and 
information in possession of the Contractor pertaining to such litigation. . Such 
evidence and information shall be furnished at the expense of the Government 
except in those cases in which the Contractor has agreed to indemnify the Gov- 
ernment against the claims being asserted. "' 
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-EASTMAN KODAK COMPANY - CAMERA WORKS 


P.O. Number = G-4395 


Attachment No. 


"Authorization and ‘Consent, form 2"' 


Kodak's prime contract under which this order is placed contains the following 
clause which extends to this order: 
"The Government hereby gives its authorization and consent for all use and 


manufacture of any patented invention in the performance of this contract or any 
part hereof or any amendment hereto or any subcontract hereunder (including 


any lower-tier subcontract). "' 
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Contract Wo. BQ-1&06 


CONTRACT APPROVAL 


1. Pursuant to your request of duly 26, 1955 aoa your letter 
of September 26, 1955, approval is hereby granted to place « purchase 
order fer Item No. 2 of Exhibit “A” of Contract No. BQ-1606 with the 
Photostat Carporation of Rochester, New York. 


Ze Approval is also hereby granted to place s purchase order 


for Item Ro. & of sald exhibit with Yeetron, Ine. of Walthem, Maesechu- 


setts. 


3. With respect to the Special 70mm Printer referred to in your 
letter of September 26, 1955, it 1e understood that, vhen funds ere 
made available to you for the furnishing of thie ite, &t will lixe- 
vise be obtained by purchase order from Vectran, Ine. Aceordingly, 


e 


hendied by separate ecrrespondence. 


25X1A 


Contracting Officer 
25X1A 


Distributi 


DOCUMENT NO. . 

NO CHANGE IN GLASS. ¥ 

‘r) DECLASSIFIED 

El ass, cuaxcze Tor TS 8 6 2H rf 
wexr eviEW DAVES ——————— 
AUTH: Hip 10+ 
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October 19, 1955 


Sub ject: Contract EN-95 


Gentlemen: 


The subject letter of intent contains Clause 7 2038 
pertaining to subcontracting taken from the Armed Services Pro- 
curement Regulations, In general, such a clause requires your 
approval of any subcontracting of work anticipated in this task. 
We wish to place an order with Photomechanisms, Inc., 6 West 18th 
Street, Huntington, Station, L,I, This purchase order will cover 
the design of certain special equipment, 


Would you please provide us your approval of this 
organization as to source prior to placing the purchase order 
with then. 


Yours very truly, 


25X1A [ 25X1A 
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